SLATE: REINSTALL ROOF SLATES TO MATCH EXISTING <7.2 







ICE & WATER SHIELD: 
1ST LAYER: SELF-ADHERING ICE & WATER SHIELD ON ROOF, 
12" WIDE, CENTERED ON DORMER RIDGE & HIPS 

ICE & WATER SHIELD: 
2ND LAYER: SELF-ADHERING ICE & WATER SHIELD ON ROOF, 
36" WIDE, CENTERED ON DORMER RIDGE & HIPS 


REMOVE 1 COURSE (MIN.) OF SLATE AROUND DORMER TO 
SHEATHING & PROVIDE & INSTALL NEW SELF-ADHERING ICE & WATER 
SHIELD, FELT, COPPER FLASHING TO MATCH EXIST, & REINSTALL 
SLATE SHINGLES @ ALL DORMER WALLS & ROOF VALLEYS. 


REMOVE EXISTING ROOF SLATES ON FRONT 
DORMER WALL, CHEEK WALLS, & DORMER ROOF 

& SALVAGE FOR REUSE 


INSPECT SHEATHING @ DORMER & ON MAIN ROOF IMMEDIATELY 
SURROUNDING DORMER & REPLACE W/ 3/4" CDX PLWD TO MEET 
& MATCH EXIST. AS REQUIRED. PROVIDE UNIT PRICE 


COPPER CLEATS @ 2'-0" O.C. W/ COPPER FASTNERS <7.2 

VALLEY FLASHING: UNCOATED COPPER 
FLASHING TO MATCH EXIST. SECURED W/(7.1 
COPPER NAILS & SEALANT @ EDGES. 

ROOF FELT: SINGLE LAYER ASTM- 
D-226 30# FELT UNDERLAYMENT, <7.1 
OVERLAP ICE & WATER SHIELD 6" MIN. 



SHEATHING: INSPECT SHEATHING & REPLACE W/ 
SOUTHERN YELLOW PINE PLANKS TO MEET & 
MATCH EXIST. AS REQUIRED. PROVIDE UNIT PRICE 


ROOF STRUCTURE: EXISTING TO REMAIN 




CENTRAL WEST DORMER ROOF PLAN & PHOTO KEY 


SCALE: 1/4" = I'-O" 



TYPICAL DETAIL (a) ROOF VALLEY 


SCALE: 1 1/2"= I’-O" 



TYPICAL DETAIL (a) CHEEK WALL 


SCALE: 1 1/2"= I'-O" 


REMOVE SLATE @ LOW END OF VALLEY. 
REMOVE DAMAGED PORTION OF COPPER/^ 

VALLEY FLASHING.\2^ 
INSPECT SHEATHING & REPLACE W/ SOUTHERN/^ 
YELLOW PINE PLANKS TO MEET & MATCH EXIST.X^ 

AS REQUIRED. 

PROVIDE & INSTALL NEW SELF-ADHERING ICE &/ 7 A 
WATER SHIELD, FELT, COPPER FLASHING TO MATChY-/ 
EXIST, & REINSTALL SLATE SHINGLES(7.2^ 


REMOVE SLATE @ THIS DORMER CHEEK WALL & 1 
COURSE (MIN.) OF SLATE @ ADJACENT MAIN ROOF.^^ 
REMOVE COPPER STEP FLASHING.\2£/ 
INSPECT SHEATHING & REPLACE W/ SOUTHERN/^ 
YELLOW PINE PLANKS TO MEET & MATCH EXIST. AsYl!/ 

REQUIRED. 

PROVIDE & INSTALL NEW SELF-ADHERING ICE 
WATER SHIELD, FELT, COPPER FLASHING TO MATCHV^ 
EXIST., & REINSTALL SLATE SHINGLES @ THIS/^ 
DORMER CHEEK WALL & ADJACENT MAIN ROOFVY/ 





PHOTO #1 

NOT TO SCALE 


^ PHOTO #2 

NOT TO SCALE 


NOTE: ROOF SLATES TO BE 
SALVAGED & REINSTALLED WHERE 
POSSIBLE 


MASTER LIST OF ALL DEMOLITION 
& CONSTRUCTION NOTES USED 


NOTE: THE EIRST DIGIT IN HEXAGON INDICATES 
CSI DIVISION RESPONSIBLE EOR PROVIDING & 
INSTALLING WORK ITEM INDICATED. THE SECOND 
DIGIT DEEINES THE WORK TO BE PEREORMED 

REMOVE & DISPOSE OF ITEMS INDICATED. 

REMOVE & SALVAGE ITEM INDICATED FOR REUSE. 

PROVIDE & INSTALL NEW ITEMS INDICATED. 

PROVIDE & INSTALL NEW ITEMS INDICATED. 

REINSTALL SALVAGED ITEMS INDICATED. 





ROOF KEY PLAN 
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NEW SNOW GUARDS IN (3) ROWS, 
/7.1)STAGGERED, 24" O.C., INSTALLED 
PER MANUFACTURER'S SPECS. 



BASE PRICE TO ASSUME THE FOLLOWING: 
INCLUDE: 

-REMOVE & REPLACE ROTTED WOOD TRIM 
-RAFTER TAILS - (3) @ 3"X8'’ - MATCH EXIST 
PROFILE IN RED CEDAR. 

-DECORATIVE MOLDING @ VRICK FACE - 
10 L.F. X6" RED CEDAR 
-SOFFIT PLANKS - 10 L.F. X 1"X4" 

-PRIME & PAINT W/ (2) COATS FINISH 
-REMOVE, SALVAGE & REATTACH COPPER 
UTTER AS REQUIRED FOR ROOFING REPAIR. 


SLATE: REINSTALL SLATES 
TO MATCH EXISTING 


SNOW FENCE: REMOVE & REPLACE ON 
( 7 . 1 ) NEW COPPER BASE PLATE (TYP.) TO 
MATCH EXISTING & MAKE WATERTIGHT 


ROOF FELT: SINGLE LAYER ASTM-D-226 
1)30# FELT UNDERLAYMENT ON ROOF, 
OVERLAP ICE & WATER SHIELD 6" MIN. 

ICE & WATER SHIELD: 2 SHEETS {3" MIN. 
7.1 > OVERLAP) SELF-ADHERING ICE & WATER 
SHIELD ON ROOF TO 5'-6" FROM EAVE 


COPPER FLASHING W/ DRIP 
7.1 > EDGE TO MATCH EXIST, 

EXTENDING 4" MIN. UP ROOF 


GUTTER: EXISTING TO REMAIN 

REPAIR DAMAGE TO EAVE AS 
REQUIRED TO MATCH EXISTING & 
MAKE WEATHERTIGHT 


EAVE CONDITION ABOVE 2ND FLOOR WINDOW ROOF PLAN 


TYPICAL DETAIL (a) EAVE 



SCALE: 1 1/2"= I’-O" 


REMOVE SLATE TO INSPECT SHEATHING & PROVIDE & INSTALL 
/7.i)nEW self-adhering ice & WATER SHIELD, FELT, COPPER 
^^FLASHING TO MATCH EXIST, & REINSTALL SLATE SHINGLES 


SCALE: 1/4" = I'-O" 


REMOVE SLATE TO INSPECT SHEATHING & REPLACE W/ 3/4" CDX PLWD 
TO MEET & MATCH EXIST. AS REQUIRED. PROVIDE UNIT PRICE. 
PROVIDE & INSTALL NEW SELF-ADHERING ICE & WATER SHIELD, FELT, 
COPPER FLASHING TO MATCH EXIST, & REINSTALL SLATE SHINGLES 

UNCOATED COPPER VALLEY 
TO MATCH EXISTING 



DAMAGE TO EAVE AS REQUIRED TO MATCH EXISTING & 
WEATHERTIGHT - SEE 2/ASK13 FOR EXTENT 



PHOTO #1 


SCALE: 1:6 



PHOTO #2 


SCALE: 1 1/2"= I’-O" 



PHOTO #3 


SCALE: 1 1/2"= I'-O" 


SLATE: REINSTALL ROOF SLATES TO MATCH EXISTING 

COPPER CLEATS @ 2'-0" O.C. W/ COPPER FASTNERS^ 

VALLEY FLASHING: UNCOATED COPPER 
FLASHING TO MATCH EXIST. SECURED W/<7.1 
COPPER NAILS & SEALANT @ EDGES. 

ROOF FELT: SINGLE LAYER ASTM- 
D-226 30# FELT UNDERLAYMENT, (7.1 
OVERLAP ICE & WATER SHIELD 6" MIN. 



SHEATHING: INSPECT SHEATHING & REPLACE W/ 
SOUTHERN YELLOW PINE PLANKS TO MEET &<6.1 
MATCH EXIST. AS REQUIRED. PROVIDE UNIT PRICE 

ROOF STRUCTURE: EXISTING TO REMAIN 



TYPICAL DETAIL (a) ROOF VALLEY 


SCALE: 1 1/2"= I'-O" 



'tteR: EXISTING TO REMAIN 


DAMAGE TO EAVE AS REQUIRED TO MATCH EXISTING & 
WEATHERTIGHT - SEE 2/ASK13 FOR EXTENT 



PHOTO #4 


SCALE: 1 1/2"= I’-O" 










ENLARGED ROOF PLAN @ NORTHWEST VALLEY & PHOTO KEY 

SCALE: 1/2" = I’-O" 



NOTE: ROOF SLATES TO BE 
SALVAGED & REINSTALLED WHERE 
POSSIBLE - ASSUME 10% SLATE 
REPLACEMENT REQUIRED 


MASTER LIST OF ALL DEMOLITION 
& CONSTRUCTION NOTES USED 


NOTE: THE FIRST DIGIT IN HEXAGON INDICATES 
CSI DIVISION RESPONSIBLE FOR PROVIDING & 
INSTALLING WORK ITEM INDICATED, THE SECOND 
DIGIT DEFINES THE WORK TO BE PERFORMED 

REMOVE & DISPOSE OF ITEMS INDICATED. 

REMOVE & SALVAGE ITEM INDICATED FOR REUSE. 

PROVIDE & INSTALL NEW ITEMS INDICATED. 

PROVIDE & INSTALL NEW ITEMS INDICATED. 

REINSTALL SALVAGED ITEMS INDICATED. 





ROOF KEY PLAN 

SCALE: 1/16" = I’-O" 
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SCALE: 1/16" = 













































































































































































































































































































































































